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Admin/Comno | 12 June 1951 
Chief, Enginoering Branch 
STATINTL Proposed Expansion of [ _] Project 


1. In reference to momorundim dated 4 May 1951 to Chief, Engineoring 
Branch from Chief, Operations Brench, it is -requosated that a letter ba 
prepared to Project Review Committes fox approval for expenditure of 
$73,400. for construction of a now operations building end expansion of 
STATINTL trenemitter building at/ project. 


2. A breakdown of estimated eae tinwe for. now crores eee 


. is eas follows: co } 
e : ug ~ 25X1A 
\ @. Building Material $17,857. 
: Bullding Labor . rks TS + BB SBTLe’ 
be Hard top access road - Matorial _ 5,856. , 
, ©. 10% overhead on above «4,183. 
a Fencing Mstorial _ : 8,262. 
®. Power Cable 656. - 
£. Powor Transformer . The 
TOTAL | $55,656. 
3. A breakdown of estimated exponditures for expansion of present 
trenenitter building is as follows: 
REECE ve Fe 
a. ‘New wing to be added to present building $14,000. 
bd. Rewire prosent building i, 1,250.° 
c. Hard surface entrance and parking lot 1,500. 
. ad. Paint exterior of building 730. 
33! ®. Install nev Lighting fixtures . 250. 
STATINTL ~ * TOTAL oo $17,750. 
figures are based on exchange rate I STATINTL 
o one dollar, . 
NG BR. : . ie 
FOR THE CHIEF, INVINEERING BRANCH 2 af STATINTL 
eaatoriae (3). 
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UNCLASS “F1ED RESTRICTED CONFIDENTIAL SECRET 
° \SENDER WILL CIRCLE CLASSIFIC#” “N TOP ¢ BOTTOM) 
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[Japprovat [J iwroRMATION LJ sienature 
[—Tacti on [-__] DIRECT REPLY ("J RETURN 
C|comment Cl preparation oF repLy L——! pi spatch 
[—Jeoncurrence  [-__] recommenpation , [__] Fite 


REMARKS: a 
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RESTRICTED UNCLASSIFIED 


FORM NO. 2. 
SEP 1947 . ; 


tee a 
porte & 
ar cr ae 


Approved For Release 2002/08/21 : CIA-RDP84-00499R000800080042-5. 


i 
- 


